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REGULATIONS  GOVERNING  OCCUPANCY  OF  STATE  HIGHWAY  SYSTEM 
RIGHT  OF  WAY  BY  UTILITY  FACILITIES 

SECTION  1  -  INTFNT  OF  REGUIATIONK 

A.   PURPOSE-   To  prescribe  conditions  under  which  utility  facilities  may  be 

accommodated  on  State  Highway  System  right  of  way.  The  principal  objectives 
ot  these  regulations  are  to  achieve  maximum  public  use  of  such  highway  right 
of  way  consistent  with  the  laws  of  the  State  of  Montana  while  yet  providing 
maximum  public  safety,  preservation  of  the  highway  investment  and  minimiza- 
tion of  future  conflicts  between  highway  and  utility  facilities. 

1.   These  regulations  are  adopted  and  promulgated  pursuant  to  the  authority 
of  The  State  of  Montana  Department  of  Highways,  hereinafter  referred  to 
as  the  Department,  to  regulate  occupancy  of  highway  right  of  way.  Federal 
Highway  Administration  Policy  and  Procedure  Memorandum  30-4.1  has  been 
utilized  as  a  guideline  in  establishing  the  policies  and  procedures  set 
forth  m  these  regulations  to  the  extent  that  the  provisions  of  Federal 
Highway  Administration  Policy  and  Procedure  Memorandum  30-4.1  are  not  in- 
consistent wi  th  the  Constitution  and  Laws  of  the  State  of  Montana  and 
local  conditions  and  circumstances  do  not  necessitate  the  adoption  and 
promulgation  of  policies  and  procedures  especially  suited  to  this  area. 

B-   SCOPE  AND  APPLICATION- 

1.   These  regulations  apply  to  all  portions  of  all  Federal-aid  highway 
systems  in  Montana.  y   y 

These  regulations  establish  requirements  for  occupancy  of  highway  rights 

a-   Utility  facilities  which  occupy  highway  right  of  way  by  authority 
of  a  certain  easement  or  possession  of  a  certain  right  of  way  which 
was  not  acquired  or  otherwise  extinguished  in  connection  with  high- 
way right  of  way  acquisition.  Specific  regulations  governing  these 
utilities  are  covered  in  Section  111. 

b.   All  other  utility  facilities  as  herein  defined.  Specific  regulations 
governing  these  facilities  are  covered  in  Section  IV. 

2'   a'ppTto-  n°ted  in  Para9raPh  B  3  of  this  section,  these  regulations  shall 

a.  New  utility  facilities  to  be  installed  on  existing  or  planned  new 
state  highway  projects. 

b.  Existing  utility  facilities  presently  occupying  state  highway  right 
of  way.  Such  facilities  shall  be  governed  by  Section  1 V  B  2  of  these 
regulations.  Liiebe 

c.  Reconstruction  or  major  changes  in  existing  utility  facilities 
presently  occupying  state  highway  right  of  way. 


d.  Existing  utility  facilities  which  must  be  modified,  adjusted  or 
relocated  for  the  accommodation  of  new  state  highway  construction. 

e.  Retained  facilities  on  new  state  highway  projects  where  facility 
design  and  construction  location  are  reasonably  acceptable  and  not 
hazardous.  Such  facilities  shall  be  governed  by  Section  1 V  B  2  of 
these  regulations. 

3-   These  regulations  shall  not  apply  to: 

a.  Facilities  operated  and  maintained  by  local  units  of  government 
within  their  jurisdictional  areas  unless  they  occupy  right  of  way 
of  Federal -aid  Highway  Projects. 

b.  Occupancy  by  utility  type  facilities  that  do  not  have  a  right  of 
highway  occupancy,  but  are  allowed  under  established  Use  and  En- 
croachment Permits  administered  by  the  Department. 

h.      Lands  administered  by  the  Department  in  excess  of  highway  right  of  way 
are  not  subject  to  occupancy  under  these  regulations.  Easements  or 
permits  for  use  of  such  lands  are  obtained  through  the  Department's 
Right  of  Way  Section,  Land  Records  Unit  Manager,  Helena,  Montana. 

C   OCCUPANCY  OF  CONTROLLED  ACCESS: 

Occupancy  of  controlled  access  right  of  way  by  utility  facilities  is  contrary 
to  Federal  and  Department  policy  and  such  occupancy  will  be  permitted  under 
these  regulations  only  where  it  is  not  economically  feasible  to  locate  such 
facilities  elsewhere. 

D.   THESE  REGULATIONS  SHAI  I  : 

1.  Supersede  all  present  regulations  governing  occupancy  by  facilities 
described  in  Section  1,  Paragraph  B  1  and  2. 

2.  Supersede  any  general  or  state-wide  permits  issued  by  the  Department. 

3-   Not  supersede  specific  permits  or  agreements  previously  issued  or 

entered  into  by  the  Department  for  the  occupancy  of  highway  right  of 
way  by  specific  facilities. 

E-   AUTHORITY  OF  PRIVATE  AND  PUBLIC  UTILITY  LINES: 

All  utilities  and  facilities  defined  in  Section  11  C  have  authority  under 
Montana  law  to  occupy  highway  rights  of  way,  and  in  event  of  relocation, 
these  are  eligible  for  reimbursement  pursuant  to  the  laws  of  the  State  of 
Montana. 

All  other  facilities  are  private  and  have  no  authority  to  occupy  highway 
rights  of  way  other  than  by  revocable  permit  issued  at  the  sole  discretion 
of  the  Department.  Such  facilities  are  regulated  by  these  provisions,  but 
in  the  event  of  relocation,  they  are    not  eligible  for  reimbursement  of  any 
kind  by  the  provisions  of  PPM  30-4,  or  otherwise. 


SECTION  11  -  DEFINITIONS 

A.  The  term  "Department",  as  used  herein,  shall  mean  the  State  of  Montana 
Department  of  Highways  and  its  authorized  agents  and  representatives. 

B.  The  term  "State"  as  used  herein  shall  mean  the  State  of  Montana  and  the 
State  of  Montana  Department  of  Highways  as  duly  constituted  agency  thereof, 
and  its  employees. 

C.  "Utility  as  used  herein  shall  embrace: 

1.  All  public  utilities  as  defined  by  Section  70-103,  Revised  Codes  of 
Montana,  19^7- 

2.  All  common  carrier  pipelines  as  defined  by  Section  8-201,  Revised  Codes 
of  Montana,  19^7,  and 

3-  All  rural  cooperative,  non-profit  membership  corporations  organized  under 
the  Rural  Electric  and  Telephone  Cooperative  Act,  as  set  forth  in  Chapter 
5,  Title  14,  Revised  Codes  of  Montana,  1 9^7 . 

D.  The  term  "Facility"  as  used  herein  shall  mean  all  pipes,  mains,  conduits, 
cables,  wires,  towers,  poles  and  other  equipment  structures  and  appliances 
built  or  installed  by  any  utility  for  the  purpose  of  transporting,  trans- 
mitting, furnishing  and/or  distributing  hydro-carbons  and  the  products 
thereof,  electric  power  and  energy,  communication  signals,  water  and  sewage. 

E.  The  term  "State  Highway  System"  as  used  herein  shall  mean  any  highway  under 
the  jurisdiction  of  the  State  of  Montana  Department  of  Highways. 

F.  The  term  "State  Highway  Project"  as  used  herein  shall  mean  any  highway  con- 
struction project  that  is  a  part  of  the  State  Highway  System,  as  defined 
herei  n . 

G.  The  term  "Highway"  as  used  herein  shall  mean  any  highway  that  is  a  part  of 
the  State  Highway  System,  as  defined  herein. 

H.   The  term  "Highway  Right  of  Way"  as  used  herein  shall  mean  the  land  owned  or 
controlled  by  the  State  of  Montana  Department  of  Highways  which  is  designated 
as  right  of  way  for  highways  of  the  State  Highway  System. 

I.   The  term  "Highway  Structure"  as  defined  herein  shall  mean  any  structure  loca- 
ted on  the  State  Highway  System  and  constructed  for  the  purpose  of  carrying 
vehicular  rail  or  pedestrian  traffic  over  a  depression,  stream,  obstacle, 
roadway,  walkway  or  railroad. 

J.   Freeway:   An  expressway  with  full  control  of  access. 

K.   Expressway:   A  divided  arterial  highway  for  through  traffic  with  full  or  partia' 
control  of  access  and,  generally,  with  grade  separations  at  major  intersections. 

L.   Retained  Facility:   An  existing  facility  which  occupies  right  of  way  required 
for  a  new  highway  project  by  virtue  of  that  permit,  right  or  easement  under 
which  they  were  originally  installed. 

"3- 


SECTION  III  -  JOINT  OR  COMMON  USE  OF  RIGHT  OF  WAY  BY  VIRTUE  OF  ESTABLISHED 
EASEMENTS  OR  FFE  OWNERSHIP 

A.  APPLI CATION:   This  section  applies  to  the  occupancy  and  use  of  the  same 
tract  or  parcel  of  land  jointly  by  the  State  and  a  utility  facility  where 
each  has  easement  or  fee  interests  therein.  This  situation  occurs  where 
the  following  conditions  co-exist' 

1.  The  utility  facility  occupies  a  portion  of  the  land  needed  for  new 
highway  right  of  way. 

2.  The  utility  has  prior  possession  of  right  of  way  across  the  land 
occupied  by  its  facilities  or  the  utility  holds  an  easement  or  fee 
interest  in  such  land. 

3-   I t  wi 1 1  not  be  necessary  to  remove  the  utility  facility  from  its 
existing  site  in  order  to  avoid  conflict  with  the  construction, 
operation  and  maintenance  of  the  new  highway. 

B.  PROCEDURE:   Where  the  State  and  the  utility  facility  will  continue  to 
occupy  and  share  jointly  the  use  of  the  commonly  owned  right  of  way,  they 
may  enter  into  a  written  "Common  Use  Agreement"  setting  forth  the  specific 
conditions  of  occupancy  and  the  obligations  of  each  party.  The  "Common  Use 
Agreement"  may  be  of  the  form  shown  in  Exhibit  A  of  these  regulations  or 
any  other  form  mutually  acceptable  to  both  parties. 
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SECTION  IV  -  STANDARDS  AND  PROCEDURE 

A.  APPLI CATION:   All  occupancy  of  highway  right  of  way  by  utility  facilities 
shall  hereafter  be  governed  by  these  regulations.  The  utility  shall  comply 
with  the  terms  and  conditions  of  these  regulations  in  the  installation, 
maintenance,  replacement  and  removal  of  its  facilities  within  highway  right 
of  way  in  accordance  with  the  procedure  set  forth  herein. 

B.  LONGITUDINAL  OCCUPANCY- 

1.   New  Facilities  on  Highway  Right  of  Way 
a.   Location 

(1)  General  -  Public  utility  facilities  shall  be  located  so  as  to 
minimize  conflicts  and  avoid  the  need  for  future  adjustment. 
Location  shall  be  such  that  the  facilities  will  present  the 
minimum  danger  to  the  highway  traffic.  Facilities  shall  be  lo- 
cated so  as  not  to  interfere  with  normal  highway  maintenance. 

(a)  In  rural  areas  where  sufficient  right  of  way  is  avail- 
able, the  above-ground  facilities  should  be  located 
thirty  feet  or  more  from  the  edge  of  the  pavement  unless 
circumstances  warrant  a  lesser  distance.  Furthermore, 
above-ground  facilities  should  not  be  closer  than  pro- 
posed roadside  appurtenances  and  fixtures. 

Where  sufficient  right  of  way  is  not  available  in  rural 
areas,  above-ground  and  below-ground  facilities  should 
be  located  as  near  as  possible  to  the  right  of  way  line. 

(b)  In  cities,  towns  and  urban  areas,  above-ground  facilities 
within  the  public  right  of  way  will  be  located  as  far  as 
practicable  from  the  edge  of  the  pavement. 

(c)  In  any  case,  where  reasonably  acceptable  conditions  exist, 
the  rules  in  (a)  and  (b)  shall  not  be  applied  to  minor 
sections  of  a  line  in  such  a  manner  as  to  create  misalign- 
ment of  the  f aci 1 i  ty. 

(2)  Overhead  -  Facilities  above  ground  shall  be  located  along  the 
outer  portion  of  the  mean  right  of  way  width. 

Where  right  of  way  width  and  terrain  features  permit,  the  faci- 
lities shall  be  located  not  less  than  thirty  feet  from  the  edge 
of  the  pavement  on  paved  sections  or  the  shoulder  of  the  road 
on  unpaved  sections,  except  as  follows- 

(a)  On  curbed  sections,  the  facilities  shall  be  located  at  the 
maximum  practicable  distance  behind  the  face  of  the  curb. 

(b)  Where  the  safety  of  the  motorist  is  provided  by  guard  rails 
or  other  protective  devices  or  structures,  the  facility  may 
be  located  behind  such  guard  rail  or  other  device. 


(c)   In  timbered  areas,  adherence  to  the  principle  of  occu- 
pying the  outer  portion  of  the  right  of  way  or  adherence 
to  the  30-foot  minimum  from  the  edge  of  pavement  may 
result  in  unwarranted  cutting  of  timber  along  the  road- 
way or  the  cutting  of  a  new  pathway  along  the  right  of 
way  line.  In  these  cases,  discretion  should  be  exercised 
to  balance  the  undesirable  aesthetic  effects  of  such 
additional  cutting  against  the  results  which  are  achieved 
by  strict  adherence  to  general  policy. 

(3)  National  Electrical  Safety  Code  Requirements 

Installation  shall  comply  with  the  current  edition  of  the 
National  Electrical  Safety  Code,  as  applied  to  the  Medium 
Loadi  ng  District. 

(4)  Underground 

(a)  Communication  and  Electric  Power  Facilities: 

1.  Underground  facilities  shall  be  installed  according 
to  the  requirements  of  the  National  Electrical  Safe- 
ty Code. 

(b)  Natural  Gas,  Water,  Sewer  and  Hydrocarbon  Pipeline 
Faci 1 i  ti  es: 

1.  Natural  gas  and  other  hydrocarbon  facilities.  Pipe- 
line installation  shall  conform  to  Parts  192  and  195 
of  the  Code  of  Federal  Regulations,  Title  hS ,    Chapter 
1,  and  any  subsequent  amendments  thereof. 

2.  Water  and  sewer  Facilities.  Pipeline  installation 
shall  conform  to  the  current  Standards  for  Railway 
and  Highway  Crossings  adopted  by  the  American  Water 
Works  Association  and  to  the  State's  current  Standard 
Specifications  for  Road  and  Bridge  Construction. 

(c)  No  underground  facilities  will  be  permitted  longitudinal 
occupancy  under  any  portion  of  the  pavement  or  surfacing 
courses.  However,  the  Department  may  permit  in  hardship 
cases  such  as  solid  rock,  steep  cliffs  and  swampy  areas, 
etc.,  if  ample  justification  is  shown,  the  placement  of 
utility  facilities  along  the  shoulder  of  the  highway 
road  section;  however,  it  would  be  preferable  if  the 
facilities  were  placed  in  the  roadway  ditch  section  or  in 
the  roadway  fills  for  the  short  distance  required  to  by- 
pass the  hardship  areas.  The  installations  shall  be  well 
marked  as  they  leave  the  edge  of  the  right  of  way  and 
where  they  are  located  within  the  highway  road  facility. 
This  does  not  affect  the  direct  crossing  of  the  highway 
rights  of  way  in  any  manner  (for  underground  crossings, 
see  Section  IV  C  b) . 


Utility  installations  in  curbed  sections  or  built-up 
areas  may  be  permitted  under  the  pavement  or  surfacing 
courses  provided  there  are  no  border  strips  available 
for  the  i  nstal lation. 

2.   Existing  Facilities  on  Highway  Right  of  Way- 
Utility  facilities  in  place  or  presently  under  construction  shall  be 
deemed  to  conform  with  these  standards  without  further  documentation, 
except  as  fol lows: 

a.  Where  it  is  mutually  determined  that  definite  hazards  are  created 
by  the  present  location  of  such  facilities,  the  Department  and  the 
utility  shall  mutually  attempt  to  eliminate  such  hazard.  The  re- 
placing facility  shall  conform  with  the  standards  required  for  new 
facilities  on  highway  right  of  way. 

b.  Where  existing  facilities  are  relocated  due  to  highway  projects, 
the  relocated  facilities  shall  conform  with  the  standards  required 
for  new  facilities  on  highway  right  of  way. 

C   HIGHWAY  CROSSINGS  BY  UTILITY  FACILITIES' 

1.   New  installations  across  highway  right  of  way 

a.   Aerial  Crossings 

(1)  Facilities  on  the  right  of  way  shall  comply  with  the 
conditions  listed  for  Longitudinal  Occupancy,  as  set 
forth  in  Section  IV,  Paragraph  B.  Consideration  shall 
be  given  to  minimizing  the  frequency  and  length  of 
crossi  ng  spans . 

(2)  Facility  crossings  shall  be  made  as  nearly  as  possible 
at  right  angles  to  the  highway. 

(3)  Installation  shall  comply  with  the  current  edition  of  the 
National  Electrical  Safety  Code,  as  applied  to  the  Medium 
Loading  District.  In  no  event,  will  a  vertical  clearance 
of  less  than  eighteen  feet  be  permitted. 

b.   Underground  Crossings 

(1)   Communication  and  electric  power  facilities 

(a)   General 

1.   Underground  facilities  shall  be  buried  not  less  than 
the  minimum  depths  required  by  the  National  Electrical 
Safety  Code.  For  facilities  not  governed  by  the 
National  Safety  Code,  the  cover  shall,  in  no  event 
be  less  than  18  inches  and  shall  be  a  minimum  of 
30  inches  wherever  practicable. 


2.  Crossings  required  for  service  connections  or  cross- 
ings, which,  in  the  opinion  of  the  utility,  will  not 
require  reinforcement  may  be  made  without  the  use  of 
condui  t . 

3-   All  other  crossings  shall  be  made  with  conduit 
of  sufficient  capacity  to  handle  anticipated 
future  requirements  of  the  utility. 

4.   Conduit  shall  be  of  sufficient  strength  to  carry 
prescribed  legal  weights  of  construction  equipment 
and  highway  traffic. 

5-  The  Department  shall  determine  the  minimum  length  of 
conduit  to  be  used,  based  on  protection  to  the  high- 
way, as  well  as  future  highway  expansion. 

(?)   Natural  Gas,  Water,  Sewer  and  Hydrocarbon  Pipeline  Facilities 

(a)   General 

Installation  of  these  facilities  shall  comply  with 
Section  TV  B  1  a(4)  (b)  of  these  regulations. 

(3)   Crossing  Existing  Highways 

If  practicable,  all  crossings  under  existing  highways  shall  /--^ 

be  made  by  boring  or  by  pushing  pipe.  (  ':) 

Trenching  through  existing  paved  highways  shall  be  permitted 
only  when  installation  by  boring  or  pushing  pipe  is  not  practi- 
cable. When  trenching  is  necessary,  installation  will  be  made 
under  the  following  conditions. 

1.  The  Department  shall  approve  the  methods  used  for 

backfill  and  compaction  and  repair  of  the  highway 
surface  where  the  surface  is  cut  or  damaged  by 
utilities'  operations.  The  methods  followed  shall 
be  consistent  with  the  Department's  Standard  Practice 
i  n  the  area . 

2.  The  Department  shall  be  advised  of  the  date  work  will 
be  started  and  12  hours  notice  shall  be  given  if  this 
date  is  changed. 

3-    The  trenching  shall  be  subject  to  inspection  by  the 
Department  at  all  times  and  upon  completion  of  the 
project,  the  Department  shall  inspect  and  accept  the 
work. 

4.    The  utility  shall  be  responsible  for  any  repairs 
necessary  as  a  result  of  cutting  the  pavement  for 
a  period  of  12  months  after  completion  and  notice 
thereof  to  the  Department. 


(a)   Crossing  New  Highways 

Facility  crossings  necessitated  by  new  highway  con- 
struction shall  be  built  in  accordance  with  the  fore- 
going standards  unless  the  Department  and  utility 
shall  otherwise  mutually  agree. 

D-   ATTACHMENT  TO  HIGHWAY  STRUCTURES: 

1-   Utility  facilities  may  be  attached  to  existing  highway  structures  when- 
ever the  Department  so  determines,  except  that  they  shall  not  be  allowed 
on  controlled  access  highways. 

2.  When  permitted  to  attach  facilities  to  highway  structures,  the  utility 
may  be  charged  an  equitable  portion  of  the  added  costs  of  design  and 
construction  necessary  for  the  accommodation  of  such  facilities. 

3.  Utility  lines  on  highway  structures  shall  be  concealed  from  view 
whenever  possible. 

E-   GENERAL  CONS  I DFRATI ONS ■ 

The  following  general  considerations  shall  apply  to  occupancy  of  highway 
right  of  way  by  utility  facilities  covered  by  this  section. 

1.  Occupancy  of  Controlled  Access  Right  of  Way 

Utility  facilities  shall  be  allowed  to  occupy  controlled  access  portions 
of  controlled  access  highways  only  upon  receiving  prior  approval  from 
the  Department  and  the  Federal  Highway  Administration.  Utility  facilities 
occupying  such  right  of  way  shall  comply  with  the  American  Association  of 
State  Highway  Officials1  "Policy  on  the  Accommodation  of  Utilities  on 
Freeway  Rights  of  Way". 

2.  Changes  in  Highway 

If  the  State  should  deem  it  necessary  and/or  desirable  to  change,  con- 
struct, reconstruct,  or  otherwise  use  for  highway  purposes,  the  premises 
occupied  by  utility  facilities,  or  any  portion  thereof,  and  such  change 
construction  reconstruction  or  usage  should  necessitate  changes  in 
utility  structures  or  installations,  the  utility  shall  make  the  neces- 
sary changes  and  the  costs  thereof  shall  be  paid  in  accordance  with  the 
law  in  effect  at  the  time  the  change  is  required  to  be  made;  State  and 
utility  reserve  the  right  to  test  validity  or  constitutionality  of  any 
such  law. 

3-   The  State  shall  not  be  liable  to  the  general  public  for  any  injury  to 
or  death  of  any  person  whomsoever,  or  for  the  loss  of  or  damage  to 
property  of  any  kind  or  nature  to  whomsoever  belonging  when  such  injury 
death,  loss  or  damage  arises  out  of  or  results  from  the  construction 
maintenance,  or  repair  of  existing  or  future  utility  facilities  located 
within  the  highway  right  of  way,  or  the  installation  or  operation  of 
such  utility  facilities  within  the  highway  right  of  way,  regardless  of 
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whether  or  not  the  Department  has  expressed  or  implied  approval  of 
the  construction,  maintenance,  repair,  installation  or  operation  of 
such  facilities  within  the  highway  right  of  way. 

k.      Highway  Drainage 

If  the  work  done  by  the  utility  interferes  in  any  way  with  the  drainage 
of  the  state  highway  effected,  the  utility  shall,  at  its  expense,  make 
such  reasonable  provisions  as  the  Department  may  direct  to  take  care  of 
such  drainage. 

5-   Clearing  of  Vegetation 

Clearing  of  trees,  bushes  and  other  vegetation  shall  be  held  to  the 
minimum  required  for  construction  and  safety.  Spraying  of  vegetation 
to  inhibit  growth  is  undesirable  and  should  be  performed  only  in 
isolated  cases  where  other  methods  are  not  feasible. 

6.   Rubbish  and  Debris 

The  utility  shall  return  the  right  of  way  to  its  original  condition  as 
nearly  as  practicable  and  shall  remove  all  of  its  rubbish  and  debris 
promptly  following  completion  of  its  activities. 

7-   Inspection  of  Work  by  State 

Work  performed  by  the  utility  within  highway  right  of  way  shall  be 
subject  to  inspection  at  all  times. 

8.   Work  performed  After  Initial  Installation 

Subsequent  to  the  initial  installation,  all  repair,  maintenance,  re- 
construction, relocation,  or  removal  of  utility  facilities  shall  be 
accomplished  in  such  a  manner  as  will  cause  the  least  interference 
with  normal  operation  and  maintenance  of  the  highway. 

9-   Damage  to  Utility  Facilities 

The  State  shall  not  be  responsible  or  liable  for  damage  which  may  occur 
to  utility  facilities  occupying  highway  right  of  way  under  these  regu- 
1 ations . 

10.  Removal  of  Above-ground  Facilities 

Upon  termination  of  occupancy,  the  utility  shall  remove  its  above-ground 
facilities  and  restore  the  right  of  way  as  nearly  as  practicable  to  the 
condition  existing  at  the  time  of  initial  occupancy  thereof,  reasonable 
and  ordinary  wear  and  tear  and  damage  by  the  elements  or  by  circum- 
stances over  which  the  utility  has  no  control  excepted. 

11.  Maintenance  of  Facilities 

The  utility  shall  maintain,  at  its  sole  expense,  the  installations  and 
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structures  occupying  the  highway  right  of  way  in  a  sat  i  sf  actory  cond  i  - 
tion.  Maintenance  work,  except  in  emergency  situations,  may  not  be 
conducted  from  within  access  control  limits  of  controlled  access  high- 
ways . 

12.   Occupancy  Where  State  Has  Easement  for  Highway  Purposes  Only 

Where  the  State's  right  of  way  is  by  easement  for  highway  purposes  only, 
utility  occupancy  is  subject  to  approval  by  the  owner  of  the  underlying 
fee  interest.  The  utility  company  shall  be  responsible  for  obtaining 
such  approval  before  installing  its  facilities. 

13-   Scenic  Enhancement 

New  utility  facility  installations  will  not  be  permitted  within  scenic 
strips,  overlooks,  rest  areas,  recreation  areas,  the  rights  of  way  of 
highways  adjacent  thereto,  and  the  rights  of  way  of  highways  which  pass 
through  historic  sites  and  public  parks,  except  as  follows' 

a.  New  underground  utility  facilities  will  be  permitted  within  such 
areas  where  they  do  not  require  extensive  removal  of,  or  damage 
to,  trees  visible  to  the  highway  user  or  impair  the  appearance 
of  the  area. 

b.  New  aerial  installations  are   to  be  avoided  at  such  locations 
unless  there  is  no  feasible  and  prudent  alternative  to  the 
use  of  such  lands  by  the  aerial  facility  and  it  Is  demonstra- 
ted that: 

(1)  Alternate  locations  for  the  utility  facility  are  not 
available  or  are  extremely  difficult  and  unreasonably 
costly,  or  are  less  desirable  from  the  standpoint  of 
scenic  appearance. 

(2)  Underground  installations  are  not  technically  or  econom- 
ically feasible,  or  are  more  detrimental  to  the  scenic 
appearance  of  the  area. 

(3)  The  proposed  utility  installation  will  be  made  at  a 
location  and  in  a  manner  that  will  not  significantly 
detract  from  the  area,  and  will  employ  suitable  designs 
and  materials  which  give  the  greatest  weight  to  visual 
quality. 

c   Situations  involving  unusual  hardship  or  other  extenuating 
circumstances  within  scenic  and  public  use  areas  will  be 
considered,  as  provided  in  Paragraph  6g(3)  of  Policy  and 
Procedure  Memorandum  30-4.1 

14.   Traffic  Protection 

The  requirements  of  that  part  of  the  Manual  on  Uniform  Traffic  Control 
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Devices  which  specify  Traffic  Controls  for  Street  and  Highway  Con- 
struction and  Maintenance  Operations  will  be  the  general  standard  for 
traffic  protection.  Those  utility  companies  that  agree  to  follow  these 
said  standards  will  be  issued  a  general  permission  to  proceed  on  all 
routine  utility  work  on  highway  right  of  way  without  presenting  a 
specific  traffic  protection  plan  for  each  job  or  project.  Other 
utility  companies  which  have  general  company  policies  relating  to 
traffic  protection  may  present  such  policies  to  the  Department  and 
request  general  permission  to  proceed  on  certain  routine  utility  work. 
Such  policies  will  be  reviewed  and  if  the  policies  and  the  general 
operating  record  of  the  utility  company  on  highway  right  of  way  are 
deemed  acceptable,  general  permission  to  perform  certain  defined 
utility  work  may  be  granted. 

Utility  occupancies  involving  unusual  problems  or  unusual  traffic 
characteristics  should  be  coordinated  with  the  Department. 

However,  where  an  independent  contractor  is  to  perform  utility  work  on 
highway  right  of  way,  he  must,  prior  to  commencing  work,  present  a  plan 
for  traffic  protection  and  obtain  the  approval  of  the  Department.  In 
all  cases,  it  is  necessary  that  utility  work  be  undertaken  in  a  manner 
that  will  minimize  interference  with  the  traveling  public. 

PROCEDURE  -  NEW  UTILITY  FACILITIFS  ON  HIGHWAY  RIGHT  OF  WAY- 

The  procedure  described  below  will  be  followed  when  a  utility  proposes  to      ^^ 
occupy  the  right  of  way  of  a  new  or  existing  highway.  II 

1.   Ground-mounted  or  Underground  Facilities 

a.  The  utility  will  prepare  and  submit  a  notice  of  its  proposed 
occupancy  to  the  appropriate  Division  Office  (on  active  con- 
struction projects,  action  will  be  taken  by  the  Division 
Construction  Section  Supervisor;  in  other  cases,  action  will 
be  taken  by  the  Field  Maintenance  Bureau  Chief).  The  form  to 
be  used  for  such  notice  is  hereby,  prescribed  and  identified 
as  Exhibut  B,  attached  hereto. 

The  notice  shall  be  submitted  in  triplicate,  accompanied  by 
utility  plans  showing  the  location  of  the  proposed  facilities 
with  respect  to  the  highway. 

b.   The  Supervisor  or  Chief  will  review  the  occupancy  as  proposed 
by  the  utility  and  if  the  proposed  installation  conforms  with 
the  standards  set  forth  in  these  regulations,  he  will  indicate 
his  approval  by  affixing  his  signature  to  the  notice.  One 
copy  of  the  approved  notice  will  be  returned  to  the  utility 
and  two  copies  will  be  retained  by  the  Department. 

c   If  the  Supervisor  or  Chief  determines  that  the  utility's 
occupancy  does  not  conform  with  these  standards,  he  will 
return  the  utility's  proposal  specifying  in  writing  the 
reasons  it  does  not  conform  with  these  standards. 
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d.   The  utility  may  resubmit  its  proposal  after  making  whatever 
changes  may  be  necessary  to  conform  with  such  determination 
to  the  Director  of  Highways  for  review.  In  any  event,  the 
final  decision  of  the  Director  shall  be  reviewable  by  the 
Board  of  Highway  Appeals  upon  written  application  of  the 
utility  to  the  Department. 

2.   Attachment  to  Highway  Structures 

a.   The  utility  will  prepare  and  submit  notice  of  its  proposal 
to  the  appropriate  Division  Office  as  described  in  Paragraph 
F,  1  a.  of  this  section.  The  notice  shall  be  accompanied  by 
an  "Encroachment  Application  and  Permit",  identified  as 
Exhibit  C,  attached  hereto.  This  form  shall  be  prepared  in 
accordance  with  the  instructions  shown  thereon. 


'13- 


RW   133 

£.  0  M   M   0   N        USE        AUEEHEH 


(To  Be  Completed  by  Dept.  of  Highways) 

Highway  Project  No. . 

Designation 


Highway  Mtce.  Sec.  No. 


County 

Sec . Twp  . Rge_ 

Fed. -aid  Route  No. 


THIS  AGREEMENT,  made  and  entered  into  this day  of 

19 ,  by  and  between , .hereinafter  called 

COMPANY  and  the  STATE  OF  MONTANA,  acting  by  and  through  its  Department  of  Highways  here- 
inafter called  STATE. 

WITNESSETH 

WHEREAS,  COMPANY  is  the  owner  of  certain  easements  or  In  possession  of  certain  right  of 
way,  hereinafter  referred  to  as  COMPANY'S  EASEMENT,  and  described  as  follows: 


and 

WHEREAS,  STATE  has  acquired  certain  real  property  in  fee  simple  for  highway  purposes  In 

the  vicinity  of ,  County  of_ on 

Highway  Project  Number , 

between  approximate  Highway  Stations  numbered and hereinafter 

referred  to  as  HIGHWAY  RIGHT  OF  WAY,  and 

WHEREAS,  HIGHWAY  RIGHT  OF  WAY  occupies  and  bounds  a  portion  of  COMPANY'S  EASEMENT  and 
Is  therefore  subject  to  that  portion  of  said  EASEMENT  which  is  hereinafter  referred  to 
as  AREA  OF  COMMON  USE  and  particularly  described  as  follows: 


WHEREAS,  STATE  and  COMPANY  agree  that  it  is  in  the  mutual  interest  of  both  parties  hereto 
to  identify  the  mutual  respective  rights  and  obligations  of  the  parties  in  order  to  avoid 
-onflict  in  the  future  exercise  thereof. 


1  . 


NOWs  THEREFORE,  in  consideration  of  the  mutual  covenants  herein  contained,  STATE 
and  COMPANY  hereby  agree  as  follows: 

1.  Company  hereby  consents  to  the  construction,  reconstruction,  maintenance  and  use 
by  STATE  of  the  above  referred  to  Highway  Project,  over,  along  and  upon  COMPANY'S 
EASEMENT  in  the  AREA  OF  COMMON  USE  subject  to  the  terms  and  conditions  herein 
contai  ned. 

2.  STATE  acknowledges  COMPANY'S  title  to  COMPANY'S   EASEMENT  in  said  AREA  OF  COMMON 
USE  and  the  priority  of  COMPANY'S  title  over  the  title  of  STATE  therein.  COMPANY 
reserves  the  right  and  shall  continue  to  have  an  easement  to  use  said  AREA  OF 
COMMON  USE  in  common  with  the  public  use  of  said  highway  for  all  of  the  purposes 
for  which  COMPANY'S  EASEMENT  was  acquired,  without  any  further  agreement  or 
permission  from  STATE. 

3-   In  the  event  of  major  repair,  reconstruction  or  removal  of  any  of  COMPANY'S 
facilities  located  within  the  right  of  way  of  said  Highway  Project  whereby 
COMPANY  deems  it  necessary  to  enter  upon  the  portions  of  the  right  of  way  of 
the  said  Highway,  COMPANY  shall,  except  in  case  of  emergency,  give  advance  notice 
to  the  STATE'S  Division  Construction  Section  where  performance  of  such  work  may 
endanger  or  significantly  interfere  with  highway  traffic  In  all  cases,  COMPANY 
shall  make  adequate  provision  for  the  protection  of  the  traveling  public. 

4.  This  policy  applies  to  all  portions  of  said  Highway  Project,  except  controlled 
access  portions  of  the  interstate  system.  Construction  work  within  controlled 
access  limits  is  allowed  within  access  control  limits  only  with  prior  written 
permi  ssion. 

5.  In  the  event  that  the  future  use  of  said  highway  shall  at  any  time  or  times 
necessitate  a  relocation,  reconstruction  or  removal  of  any  of  COMPANY'S  facili- 
ties located  in  said  AREA  OF  COMMON  USE,  STATE  shall  notify  COMPANY  in  writing 
of  such  necessity  and  agree  to  reimburse  COMPANY  on  demand  for  its  costs  in- 
curred i  n  comply!  ng  with  such  notice.  COMPANY  will  provide  STATE  with  plans  of 
its  proposed  relocation  and  an  estimate  of  the  cost  thereof;  and,  upon  approval 
thereof  by  STATE,  COMPANY  will  promptly  proceed  to  effect  such  relocation, 
reconstruction  or  removal . 

6.  In  the  event  any  of  COMPANY'S  facilities  will  be  located  outside  of  said  AREA  OF 
COMMON  USE,  STATE  shall:   (1)  enter  into  the  standard  form  of  common  use  agreement 
covering  the  new  location  of  COMPANY'S  EASEMENT  within  the  highway  right  of  way 
(•■2)  provide  a  good  and  sufficient  easement  for  COMPANY  within  the  highway  right  of 
way  or  across  STATE  owned  property  if  necessary  to  replace  COMPANY'S  EASEMENT  or 
any  part  thereof,  or   (3)  reimburse  COMPANY  for  all  costs  incurred  to  acquire  the 
necessary  easement  for  new  right  of  way  for  its  facilities. 

7»   Except  as  expressly  set  forth  herein,  this  agreement  shall  not  in  any  way  alter, 
modify  or  terminate  any  provision  of  COMPANY'S  EASEMENT.  STATE  and  COMPANY  shall 
mutually  occupy  and  use  said  AREA  OF  COMMON  USE  in  such  a  manner  as  not  to  inter- 
fere unreasonably  with  the  rights  of  the  other  party.  Nothing  herein  contained 
shall  be  construed  as  a  release  or  waiver  of  any  claim  for  compensation  or  damages 
which  COMPANY  or  STATE  may  now  have  or  may  hereafter  acquire  due  to  the  construc- 
tion of  additional  facilities  or  the  alteration  of  existing  facilities  by  either 
STATE  or  COMPANY  in  such  a  manner  as  to  cause  an  unreasonable  interference  with 
the  use  of  said  AREA  OF  COMMON  USE  by  the  other  party. 

2. 


8.   This  AGREEMENT  shall  inure  to  the  benefit  of  and  be  binding  upon  the  successors 
and  assigns  of  both  parties. 

IN  WITNESS  WHEREOF,  the  parties  hereto  have  caused  this  agreement  to  be  executed 
in  duplicate  by  their  respective  officials  thereto  duly  authorized. 

STATE  OF  MONTANA 
DEPARTMENT  OF  HIGHWAYS 

By 


Title 


Utility,  Cooperative  or  Common  Carrier 
By 


Title 


STATE  OF  MONTANA        ) 

)   ss- 
County  of  Lewis  &  Clark  ) 


• 


On  this  day of ,19 , before  the  undersigned  Notary  Public 

for  the  State  of  Montana,  personally  appeared , 

or  the  State  of  Montana  Department  of  Highways  and  acknowledged  to  me  that  he  executed 
he  same. 


In  witness  whereof,  I  have  hereunto  set  my  hand  and  affixed  my  notarial  seal  the 
day  and  year  in  this  certificate  first  above  written. 


Notary  Public  for  the  State  of  Montana 
Residing  at 


My  Commission  Expires. 


STATE  OF  MONTANA        ) 

)   ss . 
COUNTY  OF  ) 

On  this day  of 19, ,before  the  undersigned  Notary  Public 

for  the  State  of  Montana,  personally  appeared . 

for  the  corporation  which  executed  the  foregoing  instrument,  and  acknowledged  to  me 
that  such  corporation  executed  the  same. 

In  witness  whereof,  I  have  hereunto  set  my  hand  and  affixed  my  notarial  seal  the 
day  and  year  in  this  certificate  first  above  written. 


Notary  Public  for  the  State  of  Montana 
Residing  at 


My  Commission  Expires. 


Exhibi  t  A 


• 
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NOTICE  OF  UTILITY  OCCUPANCY  AND  USE  OF  STATE  HIGHWAY  SYSTEM  RIGHT  OF  WAY 


• 


DIVISION  CONSTRUCTION  Highway  Project  No._ 

SECTION  SUPERVISOR  Highway  Designation. 


State  of  Montana  Department  of  Highways    Highway  Station to 

,  Montana 

proposes  to  occupy  and  use  State 

(Name  of  Utility,  Cooperative  or  Common  Carrier) 
Highway  System  right  of  way  in  accordance  with  the  provisions  of  Section  IV  of  the  State 
of  Montana  Department  of  Highway's  "Regulations  Governing  Occupancy  of  State  Highway 
System  Right  of  Way  by  Utility  Facilities",  as  follows: 

Description  of  Facility:      1  .  Overhead ;    2.  Underground 

a.  Telephone c.  Natural  Gas e.  Sewer 

b.  Electric d.  Water f.  Other  (specify) 


Utility  Facility  Location:   (to  be  supplied  by  utility) 

Section ,  Township ,  Range ,  County, 

Highway  Name  or  Route  No._ 


Mile  Post ' to  Mile  Post .   (where  available) 

Draw? nqs: 

Utility  construction  drawings  attached  hereto  and  incorporated  herein  by  this  reference: 

Prints  No. ,  Dated 

Prints  No. ,  Dated 


Date  submi  tted 


• 


.Name  of  Utility,  Co-op  or  Common  Carrier) 
Ti  tie: 


Prel i mi  nary- agreement  to  the  location  of  utility  facility  given: 

f.   By  visit  on (Date)  by (name) 

2.   By  telephone  call (Date)  by (name) 

3>   After  field  inspection (Date)  by (name) 

To:  ,__ (name  and/or  title) 

(Name  of  Utility,  Co-op  or  Common  Carrier  ) 

(mailing  address) 

,  I.   Occupancy  and  use  of  State  Highway  System  right  of  way  as  described  herein  is 

approved . 

>  Date ;    By 


Title: 
State  of  Montana  Department  of  Highways 

2,   Occupancy  and  use  of  State  Highway  System  right  of  way  as  described  herein  is 
not  approved  for  the  reasons  listed  on  the  reverse  side  hereof. 

Date ;    By 


State  of  Montana  Department  of  Highways 
1  .  EXHIBIT  B 
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STATE  OF  MONTANA 

DEPARTMENT  OF  HIGHWAYS 

HELENA 

STRUCTURE  ENCROACHMENT  APPLICATION  AND  PERMIT 


(Project  Affected)  (Maintenance  Number 

APPLICATION  FOR  PERMIT  TO 


(insert  Nature  of  Permit) 

1.  Name  of  Applicant: 

2.  Address  of  Applicant: 

3.  If  Applicant  is  a  Corporation  give  State  of  incorporation  and  names  of  President 
and  Secretary: 

k.      Nature  of  Permit  desired:  (Give  sufficient  detail  to  permit  thorough  understanding, 
and  submit  blueprints  or  sketches,  in  triplicate.) 


5.  Highway  survey  stations  at  or  near  which  installations  or  structures  will  be  installed: 

6.  For  how  long  a  period  is  the  permit  desired: 

7.  REMARKS: 

Dated  at  ,  Montana,   this  day  of  ,    19 


(Signature  of  Applicant) 

(INSTRUCTIONS  CONCERNING  USE  OF  THIS   FORM) 

Applicant  mil  complele.  thJU  iohm  In  flupLLcate.  and  ttanAmit  it  to  the.  pftopeA  Chl&l  - 
field  Maintenance  Bivteau  within  who&e  BvJieau.  the.  highway  a^ected  it>  hiluated.     The.  Ckie.fi  - 
field  Maintenance.  Bun.e.au  Mill  {o/wiaJid  fionm  in  triplicate  to  the.  pKopeJt  Helena  Ofi&ice.  to- 
^^theA  with  letteA  ofi  tAanhmittal  giving  hull  information  and  fte.comne.ndati.on.     When 
(   mpllcation  ii>  approved  and  applicant  hah  signed  acceptance.,  the.  original  will  be.  delivered 
^co  kin.     !{,  Venmitlee  deiltei,  he,  may  i>ign  acceptance,  at  time,  ofi  signing  application. 

EXHIBIT   C 
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Rev.   3-1-72  .'  PERMIT 

Subject   to   the   following   terms   and  conditions,    the   permit   applied   for  upon   the   reverse  side  hereof,    Is   hereby  granted: 

1.  TERM.     This   permit   shall   be   in   full    force   and  effect   from  the   date  hereof   until    revoked   as   herein   provided. 

2.  RENTAL   OR  FEES.      Fees   shall    be 

3.  REVOCATION.      This   permit   may   be   revoked  by   State   upon   giving    180  days   notice   to  Permittee,   except    in  emergency  cases   and   then   in   no  event    less   than 
30  days   by  ordinary  mail,   directed   to   the  address   shown    in    the  application  hereto  attached,   but    the   State   reserves    the   right   to  revoke   this   permit 

without   giving  said   notice   in   the  event   Permittee  breaks   any  of   the  conditions   or   terms   set   forth   herein. 

* 

k.      COMMENCEMENT  OF  WORK.   No  work  shall  be  commenced  until  Permittee  notifies  the  proper  Chief  -  Field  Maintenance  Bureau,  shown  in  application,  when 
he  propose*,  to  commence  work. 

5.  CHANGES  IN  HIGHWAY.   If  State  changes  highway  necessitating  changes  in  structures  or  Installations  Installed  under  this  permit,  Permittee  shall    , 
make  necessary  changes  without  expense  to  State. 

6.  STATE  SAVED  HARMLESS  FROM  CLAIMS.   In  accepting  this  permit  the  Permittee,  Its/his  successors  or  assigns,  agree  to  protect  the  State  and  save  It 
harmless  from  all  claims,  actions  or  damage  of  every  kind  and  description  which  may  accrue  to,  or  be  suffered  by,  any  person  or  persons,  corporations 
or  property  by  reason  of  the  performance  of  any  such  work,  character  of  materials  used,  or  manner  of  installations,  maintenance  and  operation,  or  by 
the  improper  occupancy  of  said  highway  right  of  way,  and  in  case  any  suit  or  action  is  brought  against  the  State  and  arising  out  of,  or  by  reason  of, 
any  of  the  above  causes,  the  Permittee,  its/his  successors  or  assigns,  will,  upon  notice  to  it/him  of  the  commencement  of  such  action,  defend  the 
same  at  Its/his  sole  cost  and  expense  and  satisfy  any  Judgment  which  may  be  rendered  against  the  State  in  any  such  suit  or  action. 

7.  PROTECTION  OF  TRAFFIC.   Insofar  as  the  Interests  of  the  State  and  the  traveling  public  arc  concerned,  all  work  performed  under  this  permit  shall  be 
done  under  the  supervision  of  the  Chief  -  Field  Maintenance  Bureau  of  the  Department  of  Highways  and  his  authorized  representatives,  and  he/thcy 
shall  indicate  barriers  to  be  erected,  the  lighting  thereof  fit  night,  placing  of  f logman  and  watchmen,  manner  in  which  traffic  is  to  bo  handled, 
and  shall  specify  to  Permittee  how  road  surface  is  to  be  replaced  If  it  Is  disturbed  during  operations,  but  said  supervision  shall  in  no  way  operate 
to  relieve  or  discharge  Prnnltlen  from  .my  of  the  obligations  .v.sunx'.d  by  acceptance  of  this  permit,  and  especially  those  sot  forth  under  Section  6 
hofeul  . 

8.  HIGHWAY  DRAINAGE.   If  the  work  done  under  this  permit  interferes  in  any  way  with  the  drainage  of  the  State,  highway  affected,  Permittee  shall,  at  its/his 
own  expense,  make  such  provisions  as  the  State  may  direct  to  take  care  of  said  drainage. 

9.  RUB51SH  AND  DEBRIS.  Upon  completion  of  work  contemplated  under  this  permit,  all  rubbish  and  debris  shall  be  immediately  removed  and  the  roadway  and 
roadside  left  in  a  neat  and  presentable  condition  satisfactory  to  the  State. 

10.  WORK  TO  BE  SUPERVISED  BY  STATE.  All  work  contemplated  under  this  permit  shall  be  done  under  the  supervision  of  and  to  the  satisfaction  of  and  to  the 
satisfaction  of  the  authorized  representative  of  the  State,  and  the  State  hereby  reserves  the  right  to  order  the  change  of  location  or  removal  of  any 
structure  or  installation  authorized  by  this  permit  at  any  time,  said  changes  or  removal  to  be  made  at  the  sole  expense  of  the  Permittee. 

11.  STATE'S  RIGHT  NOT  TO  BE  INTERFERED  WITH.  All  such  changes,  reconstructing  or  relocation  shall  be  done  by  Permittee  in  such  a  manner  as  will  caul 
the  least  interference  with  any  of  the  State's  work,  and  the  State  shall  not  be  liable  for  any  damage  to  the  Permittee  by  reason  of  any  such  work 
by  the  State,  its  agents,  contractors  or  representatives,  or  by  the  exercise  of  any  rights  by  the  State  upon  the  highways  by  the  installations  or 
structures  placed  under  this  permit. 

12.  REMOVAL  OF  INSTALLATIONS  OR  STRUCTURES.   Unless  waived  by  the  State,  upon  termination  of  this  permit,  the  Permittee  shall  remove  the  installations 
or  structures  contemplated  by  this  permit  and  restore  the  premises  to  the  condition  existing  at  the  time  of  entering  upon  the  same  under  this  permit, 
reasonable  and  ordinary  wear  and  tear  and  damage  by  the  elements,  or  by  circumstances  over  which  the  Permittee  has  no  control,  excepted. 

13.  MAINTENANCE  AT  EXPENSE  OF  PERMITTEE.  Permittee  shall  maintain,  at  its/his  sole  expense  the  installations  and  structures  for  which  this  permit  is 
granted,  En  a  condition  satisfactory  to  the  State. 

III.  STATE  NOT  LIABLE  FOR  DAMAGE  TO  INSTALLATIONS.  In  accepting  this  permit  the  Permittee  agrees  that  any  damage  or  injury  done  to  said  installations 
or  structures  by  any  State  employee  engaged  in  construction,  alteration,  repair,  maintenance  or  Improvement  of  the  State  highway,  shall  be  at  the 
sole  expense  of  the  Permittee. 

15.  STATE  TO  BE  REIMBURSED  FOR  REPAIRING  ROADWAY.   Upon  being  billed  therefor  Permittee  agrees  to  promptly  reimburse  State  for  any  expense  incurred  in 
repairing  surface  of  roadway  due  to  settlement  at  installation,  or  for  any  other  damage  to  roadway  or  structure  as  a  result  of  the  work  performed 

. under  this  permi  t . 

16.  OTHER  CONDITIONS  AND/OR  REMARKS. 


Dated 


Montana,  this 


day  of 


The  undersigned,  the  "Permittee"  mentioned  in  the 
foregoing  instrument,  hereby  accepts  this  permit, 
together  with  all  of  the  terms  and  conditions  set 
forth  therein. 


.  19 


STATE  OF  MONTANA 
DEPARTMENT  OF  HIGHWAYS 


Permi  ttee 


By_ 


Chief    -    Field   Maintenance    Bureau 


(Place) 


